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Excavation work for tho railroad overpass near Neustadt on the 
Dossa Kiver (N 53/2 10) is in full swing. Despite tho large anount 
of work to be done, up to 7 neters of earth having to bo removed 
on the 2-km railroad cutting, the SCC ordered the project to bo 
completed by 16 October 1950* According to railroad exports this 
target date cannot be no to (l) 1 

Contrary to a previous order, work on the railroad overpass near 
Loewenberg (M 53/ A 6?) will be continued* (2) 

8o ° long are being built near V/ulkow (II 53/2 1(9) 

railroad^line^ ( 3 f‘ ^ ° n th ® Nauru PP in ( w 53/Z k9) Loewenberg * 

The roadbed of the Rathenow (N 53/2 15) Neustadt line is being rein- 
forced* This project is scheduled to be completed within four weeks* 
However, this depends on the delivery of the required rail material. (1*) 
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Hohenofon (W 53 /a 17) an d 
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Barsikow (N 53/2 28) was previously reported. 1 

2 ZH n l T *V-Z? 8ly re P° rt ^ that this work was 1 to be discontinued 
in favor of the construction nmle ct at Neustadt 


'Jnese crossings were previously reported. 1 

ltJZ a J^ @ ^ 0U8ly ^- oor ^d that t he roadbed is to be reinforced 
carry a load capacity of An 1 


This document is hereby regraded to 
CONFIDENTIAL in accordance with the 
letter of 16 October 1978 from the 
Director of Central Intelligence to the 
Archivist of the United States. 
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